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WEEKLY REPORT 
Week of 29 November - 2 December 1977 


STATINTL 


.t. Major Activities During the Past Week* 

A. Support to DDS&T 

AD-STUDY ** Project feasibility study performed by OOP, 
The Iralt^iqiuirements Paper for the DDS&T Contractor 
Inventory Document System CCIDS) was reviewed with 
Mr. £elmer r ADD8&T, Mr. Eelmer commented that he was 
pleased with the paper and felt that it addressed the 
problem very wall. Ha noted that there are studies 
currently underway to define inventory, reporting, and 
security requirements for contractor®. It. was agreed 
that the work on CIDS would foe suspended until these 
current studies are completed. These studies are 
expected to be completed around the first of February. 



B. support to of 


PAYROLL The Agency payroll system. After 
approximately 84 man months of effort "Legal 
Requirements** have been tested and completed 
for slightly under the estimated budget of 
$250,000.00. We are now jubilantly awaiting 
user acceptance. ODP and OF are acralt 
congratulated for a job well don®. 

COMIF - Management of information on Agency 
contracts and interface problems. OF continues 
acceptance testing and reports 43% completed. 
Forty four problems have been Identified to 
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date with on© outstanding. 

C. Support to DTR 

■ PKBVMAIH - A system for preventive maintenance for 
OTR, ~""f He "cotmnun ica t ion line problem still remain: 
unresolved. A meeting was held on 29 November at 
to discuss questions concerning the software. 
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D. Training Oaring the Past Weak.* 

1, 


2 

3, 


h three-day courts., Basic VM„ vas completed 
by 13 ■ students. 

A ana-day course, Interactive System® Concept® 
vm© completed by 18 students. 


A one-day course,. Data Bas^ 
completed by 20 student®. 



was 


Nothing to report on FOX A. 
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